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Message Text 

CONFIDENTIAL 

PAGE 01 SUVA 00650 220839Z 
ACTION FBOE-OO 

INFO OCT-01 EA-10 ISO-OO SY-05 OC-06 CCO-OO /022 W 

015080 220850Z/13 

R 202000Z APR 78 
FM AMEMBASSY SUVA 
TO AMEMBASSY CANBERRA 
INFO SECSTATE WASHDC 7292 
AMEMBASSY MANILA 

CONFIDENTIAL SUVA 0650 

CANBERRA FOR FLANAGAN; STATE FOR H. WILLIAMS; MANILA FOR PETERS 

E.O. 11652: GDS 
TAGS: ABLD, ASEC.FJ 

SUBJECT: COMSEC REQUIREMENTS - SUVA VAULT CONSTRUCTION 
REF: SYDNEY 0881 

1 . STEEL NOW SCHEDULED TO ARRIVE SUVA ON APRIL 30. CONTRACTOR 
ADVISES THAT BLOCK WALLS WITH EXCEPTION OF OPENING TO GET STEEL 
INTO THE VAULT AREA WILL BE COMPLETED PRIOR MAY 11. HE ADVISES 
THAT MSGS AND SEEBEE WILL BE ABLE TO COMMENCE WORK ON MAY 1 1, 

1978. ESTIMATED TIME TO COMPLETION WILL BE THREE WEEKS. ADDITIONAL 
REQUIREMENTS COULD LENGTHEN TIME ESTIMATE. LOCAL WORKERS WORK 
FIVE DAY 40 HOUR WEEK. OVERTIME COULD BE ADDED IF REQUIRED. 

PLEASE ADVISE. 

2. REQUEST YOU ALSO ARRANGE FOR SCHEDULING OF COMSEC PERSONNEL 
NECESSARY TO COMPLETE VAULT AREA ONCE STEEL AND VAULT DOOR ARE 
IN PLACE. 

3. LOGISTIC ARRANGEMENTS FOR SEEBEE AND MSGS SHOULD PROVIDE NO 
PROBLEM. POST WILL MAKE NECESSARY ARRANGEMENTS FOR HOUSING 
ONCE ADVISED. REQUIREMENT AS TO BARLOCK CABINET SHOULD PROVE 
NO PROBLEM. 
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